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PAGE 01 SEOUL 00313 160935Z 

20 

ACTION SS-25 

INFO OCT-01 ISO-OO SSO-OO NSCE-00 /026W 

049599 

O 160927Z JAN 75 

FM AMEMBASSY SEOUL 

TO SECSTATE WASHDC IMMEDIATE 7930 

CONFIDENTIAL SEOUL 0313 

EXDIS 

E.O. 11652: GDS 
TAGS: PFOR, MASS, KS 

SUBJECT: THIRD COUNTRY PURCHASE: EXOCET 
REF: (Q) SEOUL 213; (B) STATE 9350; (C) SEOUL 8642 

1. COMPLETION DATE FOR SECOND GENERATION PSMM FOR 
INSTALLATION OF HARPOON DISCUSSED IN REF A DID NOT 
CONSIDER TRANSITIONAL QUARTER CALENDAY YEAR 76, AS 
SPECULATED IN REF B. 

2. BEST ESTIMATE OF PSMM PRODUCTION SCHEDULE AS 
PROVIDED BY ROKG PREVIOUSLY REPORTED REF C IS STILL 
VALID. THIS SCHEDULE PROVIDES FOR CONSTRUCTION 
COMPLETION OF THE FIVE PSMMS IN JUNE 1976, SEPT 1976, 
OCT 1976, NOV 1976 AND DECEMBER 1976 WITH COMPLETION 
OF ARMAMENT INSTALLATION SLATED FOR AUGUST 1976, 
DECEMBER 1976, FEBRUARY 1977, APRIL 1977 AND MAY 1977, 
RESPECITIVELY. THERE IS A PROBABILITY OF SOME SLIPPAGE 
IN THIS SCHEDULE, BUT THE ROK CANNOT BE EXPECTED TO 
AGREE TO THIS AT THIS STATE. 
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Disposition Remarks: 
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Document Source: CORE 

Document Unique ID: 00 
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Executive Order: GS 

Errors: N/A 

Film Number: D750016-1122 
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ISecure: 1 
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Line Count: 48 
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Original Classification: CONFIDENTIAL 
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